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STATEMENT OF WORK 


The contractor proposes to supply the following services, 
equipment and supplies: 


1. All engineering, labor, supplies and materials 
necessary for the development of a system 
which will play back magnetic tape of one-inch 
width used in System Four. This equipment 
will consist of a rack containing the following 
units: 


a. An ampex 300 tape-transport mechanism 
providing tape speeds of 3 3/4, 71/2, 15 
and 30 inches per second, capable of 
handling reels 14 inches in diameter, 
with erase, record, and playback heads, 
for 14-channel 1-inch magnetic tape. 


b. 14 amplifier channels. 


c. Mixing circuit, whose function is to 
permit the connection of each tape 
channel to several, up to a maximum 
of four, output devices simultaneously. 


d. Control panel. 
e. Power supply. 


2. All engineering, labor, supplies and materials 
necessary for the fabrication, inspection and 
delivery of nine (9) systems of equipment 
developed under Item 1, above, 


os All engineering, labor, supplies and materials 
necessary for the preparation of an operation 
and maintenance manual for the equipment 
developed under Item 1, above. 
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